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BILL NO. 5-85-06- / 7 


AN ORDINANCE approving Change Order 

#1 (Final), Contract #8408, Ley 
Road-Speedway Drive, with Land, Inc., 
in connection with the Board of Public 
Works and Safety. 


SPECIAL ORDINANCE NO. S- 





NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA: 
SECTION 1. That Change Order #1 (Final), Contract 
#8408, with Land, Inc., in connection with the Board of Public 
Works and Safety, for: 
Change Order #1 (Final), Contract 
#8408, Ley Road-Speedway Drive, 
is necessary because of the follow- 
ing. ttremed (6 bobs 807-6 cov be 
Water Main) increased to connect 
into..existing main...Item 5.(1 L.F. 
Grass Restoration) decreased one 
foot to correct length. Item 6 
(100 L.F. 16" Steel Casing (Boring 
Method) deleted. Item 6A (100 
L.F. 16" Steel Casing (Open Cut 
Method) added; railroad approved 
of open-cut method; 
involving a net decrease of Four Thousand Two Hundred Eight and 
80/100 Dollars ($4,208.80), all as more particularly set forth 
in the specifications, and which is on file with the Office of 
the Board of Public Works and Safety, and is by reference incor- 
porated herein, made a part hereof and is hereby in all things 
ratified, confirmed and approved. 
SECTION 2. That this Ordinance shall be in, full .force 


and effect from and after its passage and any and all necessary 


approval by the Mayor. 





APPROVED AS TO FORM 
AND LEGA 
j 







Boxberger, City Attorney 






Read the first ti in full and on motion by 
seconded by “/__, and dugy,adopt 
by title and referred to the Committee / A (and the Cit: 
Plan Commission for recommendation). and PubYri 
due legal notice, at the Council C 


ing, Fort Waynı 
Indiana, on 7, the 


‘day of 


, 19 , at o' ck Map Ec 
ieee 


DATE: ETIT 
SANDRA E. KENNEDY, CITY CLERK 


Read the Eo full and on motion by Mntd F 
seconded by Lew , and duly adopted, pYaced on its 















passage. PASSED (LOST) by the following vote: 
AYES NAYS ABSTAINED ABSENT TO-WIT: 

TOTAL VOTES EA SONES / 
BRADBURY ee goes. 
BURNS _ _ 
EISBART Ea EOS 
GiaQUINTA kuaci — 
HENRY paai — 
REDD mee a 
SCHMIDT SSS o ka 
STIER < a 
TALARICO La oo 

DATE: 6-29- Fs 








4 
Passed and adopted by the Common Council of the City of Fort 


Wa 


Wayne, Indiana, as ( 












(SPECIAL) (ZONING MAP) ORDINANCE ( 


on the a SEL day of 


ATTEST: (SEAL), _ 
pf f} \ | 
a 


SANDRA E. KENNEDY, CITY CLERK 


Presented by me to the Mayor o Indiana, 






on the P26 ZL day of LCi gee 19 a 


at the hour of A/ a ge o'clock E A P E oaa 


SANDRA E. KENNEDY, CITY CL 





Approved and signed by me this rs of 





- oD 
19 8S > at the hour of | o'clock 


\ 
WIN MOSES, JR., MAYOR 


CHANGE ORDER CONTRACT NO. 8408 


Change Order No. _1 (FINAL) = Resolution No. ata 
Project No. 63681 Board Order No. 113-84 
Name of Project __LEY ROAD-SPEEDWAY DR. Date MAY 16, 1985 
To: LAND, INC. eek. ac 7 
nn aaa aaaaaaaiiŘŘĖĖ———ŘŘ‚ŐōŐÁ ( Aiga ‘ A = 4 4 
(Contractor) wi ; a 
Ve} x ae = 
Edo i 
/ 
Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans 
and specifications: 


T eee Description of Change MEMES Qa Sas 
o. | Quantity Description Unit TE Frise] "Decrease | Increase | 


Increase 
a” C1 50 DI Water Main =n 45 92.70 


S 100 L. 7 16" Steel Casing (Boring Method) 74.50 7,450.00 


100 L. n 16" Steel Casing (Open Cut Method) 315. 50 3,150.08 


Total Decrease ! 7,451.50 






















Total Increase 3,242.70 





Net (Decrease) (insxease ) Contract Price 4,208.80 

The sum of $ 4208.80 is hereby Gatcecxsx) (deducted from) the total contract pri 
and the final contract price shall be adjusted as follows: 

Originel Contract Price Si 90 GOAS 

Current Contract Price Adjusted by Previous Change Order $ 227600435 

New Contract Price Including This Change Order § 18,391.55 
The time provided for completion in the contract for this project is (unchanged) (imereesed 
(cecreesed) by No calendar days due to this Change Order. The date for completion 
of all work shall be Unchanged -. Furthermore, this document shall become an 


amendment to the contract and all ovisions of the contract shall apply hereto. 

















Recommended b (Chief Water Engineer) Date =- Ee A 


am 
Date S- /7Z- g = 
Pres., Landi? inc. 


ai Braun, P. ae 
Approved by: (REKRLMOTX OK VARKER XRRERUTOOSI ste 


datus et Plt 
Approved Wl (Chm Bes po Werks) Date V =- BU hag 
Day ae te Se 
$ iy 
(Ma anh Member Bd. of Works)” Date_ 3 — 22~?@ S- 


Accepted by: 






(Contractor) 





s- 
F tR R. Py O 

(Wars x NY 1p © (Member Bd. of Works) pes l 

awfénce D. Consalyps . EAA T E 
} Ff) j k S A 





ttested by: Pr (Clerk) Date Ey 





Helen V. Gochenour 


to 


CONTRACT NO. 8408 
: Resolution No... --- 


Board Order No. 113-84 
p REQUEST AND JUSTIFICATION FOR CHANGE 
Necessity for change: Item 1 increased to connect into existing main. 
Item 5 Decreased one foot to correct length. 


Item 6 Deleted. 


_—_—_—_—_— ur — ree 


Item 6A Added; railroad approved of open-cut method. 

ae a cena 2h at i A Ee cA Mt LUA SA TESA SSIES © OR a Se 
e ee eae 
secessionist een ssn a aoe eg A A Bp 
A BM ClO A 
SORE teh in E se E Se EN RL AREY PR ee RA SA aie ROU La ef ee EC os RE LOPE TRY SRST cere 
psec gti telah me Se ee L gi ncn tae A a eS 
EE AE RE ee ES Na ES ie eS is Se E ORES eee cae! A Poel ae ee RE ee oe =| 


Will proposed change alter size of the project? Yes No X 





If yes, explein 


ecm E tip llc ee ad E E A E S 
Affect on operation and maintenance cost of this project: 


N/A 


re 0@«C@ TO 





Enginee] 


- > 1U 7 





TITLE OF ORDINANCE Change traer #1? tP Rhan Le ad- i a Inc. , Contractor 
“DEPARTMENT REQUESTING ORDINANCE _ Board of Public Works & oF z A SOS £ 
eras OF ORDINANCE Change Order #1 (Final) Ley Road-Speeavay Drive, is necessary 

because of the Forinti Item 1 (6 L.F. 8" Cl 50 DI Water Main) increased 


to connect into existing main. Item 5 (1 L.F. Grass Restoration) decreased 


one foot to correct length. Item 6 (100 L.F. 16" Steel Casing (Boring Method 





deleted. Item 6A (100 L.F. 16" Steel Casing (Open Cut Method) added; 





railroad aporoved of open-cut method. Land, Inc., is the Contractor. 


aa aaee e e e a e aa e a 





e a e nel 


EFFECT OF PASSAGE To facilitate completion of project. 





e a a a a a IIIau 


EFFECT OF NON-PASSAGE 








MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $4,208.80 Decrease 





ASSIGNED TO COMMITTEE 










S-85-06-19 


PO IIT RO Lp nn ra RAT ES TT 


BILL NO. 
REPORT OF THE COMMITTEE ON CITY UTILITIES 
WE, YOUR COMMITTEE ON CITY UTILITIES ~ - TO WHOM WAS 


REFERRED AN (ORDINANCE) ` (RES@HUBEGN) approving Change Order 


#1 (Final), Contract. #8408, Ley Road-Speedway Drive, with Land, 





Inc., in connection with the Board of Public Works and Safety 


° 


- SN I OE Te LIEU. «Ne a TY CUR Sere a ma a 2 " j 


. A - z i 








HAVE HAD SAID (ORDINANCE) | (RESODUKKOM) UNDER CONSIDERATION AND BEG 
“LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


~ (RESOLBREONS 





aD 


| 


YES 


THOMAS C. HENRY 
CHAIRMAN . 





ANET G. BRADBURY ` GERS 
OT ee 


DONALD J. SCHMIDT 





JAMES S. STIER. 


oe CHARLES B. REDD 


a 2 —— eee 


CONCURRED IN É- Es es SANDRA E. KENNEDY 


i pie ; CITY CLERK 





